^ LIC 9121 


PROJECT STATUS REPORT 


, INSTRUCTIONS 

ITEM 8 Entries will be taken Irom codes listed on page 3. 

ITEM 20 Enter concise project progress information sufficiently complete so that reference to other reports will not be nec- 
essary. Changes in program scheduling should be fully explained. If additional space is require^ a separate 8 x 
10'i sheet will be used. Identify particular report and mark proper securitv clacuificntionn. 


I. PROGRAM STRUCTURE 2. PROJECT , NR OR SYSTEM TEST OBJ NR J. TASK, ESP OH TEST NUMBER 


921A 

4. AFFTC PROJECT DIRECTIVE NR 


62-17 

7. TITLE AND OBJECTIVE” 


6. AFSC PRIORI TV 

01A 


62B01 

*. REPORTING PERIOD 

November 1964 


EXPERIMENTAL PERSONNEL PARACHUTE (MULTI-STAGE) 


To determine the opening reliability of a multi-stage parachute assembly to be used 
by parachutists from high altitudes. 


CURREN T FY 0::> 

J I A I s I ol Nl d1 JTfI mI Al Ml J T 


I FY ...67 QTRsI FY 48 — QTR 


SCHEDULE 7 "7^" " r 1 I | FY-JXa-QTRSI FY -Qd — C 

Tf A S I 0 i N 


CURRENT 

SCHEDULE 


NEW 

SCHEDULE 


CHG CODE 


9* FIRST PLICHT/reST I 10. LATEST FLIGHT/ TEST I II. FINAL FLIOHT/TEST I 12. TOTAL FLIGHT HRS REQl la. AC FT SERIAL NR 



COMPLETED 

10/94 

20. REMARKS 


_ . . • ESTING I 17. 76 DAT A R EDUCTION 18. * REPORT COM- 10. S TOTAL COM. 

TION COMPLETE^ COMPLETED COMPLETED PLETED PLETSD 


70/94 


10/94 


100/90 


LIC 9121 WSC 3 
Tests completed; 256 
Aircraft hours flown to date; 


Test 


Photo 


C-130 - 

65. 1 

T-28 - 

25.4 

B-66 - 

40.0 

T-33 - 

71.0 

H-21 - 

1.0 

B-57 - 

6.0 



F-104 - 

1.5 



F-100 - 

18.0 



H-21 - 

20.0 



T-38 - 

4.0 


Tests documented: 273 
Documented aircraft hours remaining: 


Test 

C-130 - 16 
B-66 - 0 


Photo 
T-33 - 5 

T-28 - 3 

H-21 - 23 


No tests. Testing will be resumed at the request of the AFSC project office. 


2 ’. Date I 22 . office symbol and telephone ext 1 23 . signature of project officer 

30 November 1964 FTNEM/266 Lt Robert C. Christensen 


AFFTC form <%q 
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PROJECT STATUS REPORT 


INSTRUCTIONS _ 

ITEM 8 Entries; will.be taken from codes listed on 3 • 

ITEM 20 Enter concise project progress information sufficiently complete so ttjat reference to other reports will not be nec- 
essary. Changes in program scheduling should be fully explained* If additional space Is require<4 a separate 8 x 

lOEz sheet will be used. Identify particular report and mark proper sec . yritY clatts HlCUtlanSi — 

PROGRAM STRUCT URE ' } 2. PROJECT NR OR SYSTEM TEST OBJ NR 1 3* TASK, ESP OR TEST NUMBER 


1* PROGRAM STRUCTURE 

921A 

4. A FT TC PROJE C T DIR EC T I V E NR 

60-215 

7* TITLE AND OBJECTIVE 


16. AFSC PRIORITY 


60B23 

C. REPORTING PERIOD 


November 1964 


SUPPORT MISCELLANEOUS AIR FORCE TASKS 



CURRENT 

SCHEDULE 


NEW 

SCHEDULE 


CHG CODE 

9. FIRST FLIGHT/TEST I 10. LATEST FLIGHT/tEST j VU FINAL PLIGHT/ TEST j 12# TOTAL FLIGHT HRS REOl IS* AC FT SERIAL NR 



120* REMARKS 



rm ■ 1 1 1 1 1 1 intm 

17. 96 0 AT A REDUCTION 

im.i.n'j.iTTTJ.'Mi 

TION COMPLETEC 

COMPLETED 

COMPLETED 

PLETED 


IS. % TOTAL COM- 
PLETED 

Continuing 


LIC 9110 WSC 3 

Parachute Disconnect Impact Device - No tests 


j 22* OFFICE SYMBOL AND TELEPHONE EXT 1 23. SlG N AT UR E^> F PRGdECT/OFFICER 


30 November 1964 


FTNER/265 


Ivo J< Svpfooc 


AFFTC 


au° 0 ™ ^pprd\Md l P6 ! V^b 1 i'#5 , S#5502/1W2f , :^TA-'RW 5 75B00285R000400020009-7 
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PROJECT STATUS REPORT 



INSTRUCTIONS 


I tEM 8 Entrleu will be taken from codes listed on toXKKX«X9ljt908k!ltaEX kKKK 

page 3. 

ITEM 20 Enter concise project progress information sufficiently complete so that reference to other reports will not be nec- 

essary* Changes In program scheduling should be fully explained. If additional space is required a separate 8 x 

10/2 sheet will be used. Identify particular report and mark proper securit 


[*• PROGRAM STRUCTURE 

! ' 

2. PROJECT NR OR SYSTEM TEST OBJ NR 

3. TASK, ESP OR TEST NUMBER 

92 1A 


63B14 

4. AFFTC PROJECT DIRECTIVE NR 

8. AFSC PRIORITY 

8, REPORTING PERIOD 

63-83 

01A 

November 1964 

7. TITLE AND OBJECTIVE 

D. E. S. TESTS 
(Purpose is classified) 



CURRENT FY 




SCHEDULE 


CURRENT 

SCHEDULE 


NEW 

SCHEDULE 


CHO CODE 


9. FIRST FUGHT/TEST 110, LATEST FLIGHT/ TE8T 


inniinnniiinmnpirwwinnm 



20. REMARK* 

LIC 9341 

Tests completed: 9 
Aircraft hours flown to date: 


100/77 


Tests documented: 12 
Documented aircraft hours remaining: 


Test 

F-106B - 8 


Photo 

T-38 - 4 

F-104 - 22 

F-106B - 5 


Test 

F-106B - 4 


Photo 

F-106B - 6 
F-104D - 7 
T-38 - 8 
T-38 - 9 


Ito tests. Testing will be resumed at the request of the AFSC project office. 


22* OFFICE SYMBOL AND TELEPHONE EXT 28* SIGNATURE OF PROJECT OFFICER 

30 November 1964 FTNEM/266 Lt Robert C. Christensen 


AFFTC 29 PREVIOUS EDITION* OF THI8 FOR M MAV BE USED. 

Approved For Release 2002/1 0/2 16c9CIA-RDP75B00285R000400020009-7 
























PROJECT STATUS REPORT 


INSTRUCTIONS „ 

ITEM 8 Entries will be taken from codes listed on page 3. 

ITEM 20 Enter concise project progress information sufficiently complete so that reference to other reports will not be nec- 
essary. Changes in program scheduling should be fully explained. If additional space is requirecl a separate 8 x 
I0\i sheet will be used. Identify particular report and mark proper secur 


1. PROGRAM STRUCTURE I 2. PROJECT NR OR SYSTEM TEST OOJ NR 3. TMK, ESP OH TEST NUMBER 


64B05 


4. APFTC PROJECT DIRECTIVE NR 


». A FSC PRIORI TY 


S. REPORTING PERIOD 


64-41 


November 1964 


7. TITLE AND OBJECTIVE 


EVALUATION OF AERIAL PHOTO TECHNIQUES (EXTENDED FREE FALL) 

To determine most applicable camera location on helmets and develop a capability for 
taking motion pictures of parachutist^ during free fall. 


n Emnnn nniwriwrwwffiffiml 



SCHEDULE 


PREVIOUS 

SCHEDULE 


NEW 

SCHEDULE 


CHO CODE 


0. FIRST FLIGHT/TEST I 10. LATEST FLIGHT/ TEST I 1 1. FINAL FLIGHT/TEST I 12. TOTAL FLIGHT HRS REQl 13. AC FT SERIAL NR 



20. REMARKS 


LIC 9345 WSC 23 


!*. % TOTAL COM- 
PLETED 


100/45 


Tests completed: 32 


Tests documented: 60 


Aircraft hours flown to date: 


Documented aircraft hours remaining: 


Test 

C-130 - 8.5 


Test 

C-130 - 21.5 


No tests. 


30 November 1964 


22. OFFICE SYMBOL AND TELEPHONE EXT 123. SIGNATURE OF PROJECT OFFICER 


FTNOP/291 


. 3IGNATUREOF PROJECT OFF 

sffl - 

CWO M. B. Kanowski 


AFFTC au°<?« ^Appr%WcfP&F^gf^^2(J(f27TOy21 A / ( |S^iRBP75B00285R000400020009-7 
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